Sanitized Copy Approved for Release 201 1/09/22 : CIA-RDP78-03642A001 20001 0035-9 

// ’ 


\ ... 17 Noveefoer 1958 


memorandum for the record 

SUBJECT: Aircraft Cargo Doom (£D-13 Sa) and 

Dispatching Cocreyor (KD- 188 B) for C-54 Aircraft 


ED- 188 b. 


w the undersigned visited 

Jto discuss the statue of projects tawiHHi and 


2. The project engineer for 

“ * u OrwlQK tor th.' 

CW *° ooors (JED-lM*) htiB been conpl^ted mm3 mlmmmA fnr 

Approxiaately 30 $ of the door components are finished and are being held 

Si ° f an « ine#rln « t0 complete the <fc£r design 

airfraie * *** fiml MMatoly drmwln « s and one or two minor 


3\. 2 * »»d«»igo«d requested that the contractor allow for access 

A^S»iL t ^k^ 0 rf/rAo a tv^ rt ? 00r »«*a**ia« locations for maintenance. 
ilLstrabL^S^if/t #C- 379-10) was obtained from the contractor which 

isas ira sts nss. as sast ' ^ay 
^■ces.-srs siatisE 2755 "- 

„ In P**t month the contractor has ©waged in an e*t*n*<™ 

effort to cosplete design and fabrication of extensive 

s/saar a.4-ra~s. iaa sargas 1 "- 

“ >Ce88ary hardW ‘ re ^ Cast#r8 > roHel'wJSSsflt^) C0D " 

for * ** *•*■«*■« conveyor has been scheduled 

atlrZ!LZ I? ^Ll »• complete system rill undergo simulated 

dispatching* Qis coatrsctor h as an ana loaida an* nf K , 

vhlch <mk.Mlfvtl»Mt«tn ito !?“* * top 

* \f»t an>p ^ ’S *"“■ 

lachlngs vi 11 be furnished by pm /ah fn-e. paxiete, gad 

load, for the bundle 25 2 - 

packaging and palleting of all bundles will be supervised by phs/ad? 


CONFIDENT! ai 
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CONht^Ml f AL 


6* Fending the results obtained from the "dry run” test of the dis- 
patching conveyor , it may be desirable to ndesigt the exit and converging 
portions of the systee to accomodate the large portion of the cargo door. 

Such a change nay be contemplated by PPS/AD. If the decision is reached 
to redesign then a change in the scope of the program is necessary. 
contractor feels that a redesign can be accomodated in the original 
allotted tine, providing no major engineering problems arise. 

7 • Installation of the cargo doors (and conveyor) is still scheduled 
for the week of 12 January 1959. The site of inetllation remains to be 
chosen. Originally it ms a thought that! would provide an 25x1 

excellent site. However, Inquiry has disclosed that toe coat of *•«# »»> 
space would be $3500 for one week with an additional $1000.00 for special 
guards. Inqu iry Is now being made as to the availability of hanger space 

at throng* (office. It is most 25x1 

desirable that hanger space be obtained for the installation, since toe 
initial asaeahly is to be used to determine "bugs" aid installation procedure 
and technique. Performing this operation outside in inclement weather will 
seriously impair any knowledge to be gained. 

8. Oaring the undersign* a visit, toe contractor disclosed that Task I 
(Aircraft Cargo Doors) is over-running by approximately $UOOO.OO due to low 
estimation on fabricating the door comer molding stripe. 
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